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-DP 393-77 
4 Sara, . 197? 


FOR: 

FROM ; 

SUBJECT . 


Deputy Director for Administration 

Clifford j. : lay , Jr. 

Director of ^ata - r ocas sing 

OOP Report for WeeJs k riding 4 ‘larch 1977 


C oamtu nic atio ns ^jgui r aments 

Office of Data Processing communication s requirements 
for FY 1979-1983 were forwarded to office of communications . 

National Photographic Interpretation canter Request for 
Coord inat ion 

Office of Data Processing received a request to coordinate 
on the hPIC purchase of 114 Delta Data terminals. 


Secur ity Briefing 

i!:m O DP Security officer attended a oriefing given by 
Ibh on multi- level secure processing capability. IBK prepared 
the briefing as a result of an hFP from the air Force for* the 
SAT IN/ IV System, '/he system might contain some capabilities 
that could be integrated into the SAFI; System. 


Support to off ice of Strat egic .dasaarci 


FuS£ - Manipulation of t.S. defense program expenditures 
and order-of-battlo data covering 17 year periods, Fhe Five 
Year Defense Flan for 1977 (FYDP77) capes which were received 
from the department of Defense, have been processed to crta&TATINTL 
input for the nS/USS* defense expenditures comparison. 
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Support to of fic e o'f_ inanctt 

HAS t .?ensral -accounting System. •*- now daily jot strea' • 
has been initiated. inis has reduced the elapsed time ay 
45% (4 noars to 3 hours) and has caused jobs to get in and 
out of the system much quicker. 

hi 1 General hedger file discrepancies that existed at 
time of conversion have oeen corrected. 

Wa met with the deputy oireotor of finance and discussed 
discrepancies in report figures. Wo know tne scope of the 
problem and have added resources to ta© GAS to am to solve it 
as soon as roseible. 

fRS - Financial •esouree System, vie continued our sup- 
port of the iY-79 Program Budget exercise with the preparation 
of Budget input menus and the beginning of on-line data entry 
by Agency Budget officers on 1 iaren as planned. Initial 
reports for the Program exercise will be produced on 13 fared, 
additional reports are planned for production as required, 
with final reports scheduled for 9 hay . 

CA MS 

'ihe CAMS software release originally scheduled for 
23 February was delivered on 3 March. CAMS will now fully 
support SAFES mission tasking. 


Progress on MAFK system development has been delayed by 
the need to address* is suss and questions generated within 
the hgency and Intelligence Community, s-iowevor , two signi- 
ficant events occurred this week that should get us moving 
forward again. 

First, Curing a meeting of the bDA, DDI, and DDSwT on 
3 March,, a decision was made to modify the SAFE development 
approach, leather than the SAFE Project Office in GDP acting 
as system design and integration contractor, an outline con- 
tractor will be selected competitively to do the job. 

Second , a draft of the ..DISS/SaFII Coordination Management 
plan was completed. It is being circulated within ilA and tin 
for staff review and comments. 
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